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Message Text 


UNCLASSIFIED 

PAGE 01 AMMAN 01 158 0209 13Z 

10 

ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 EB-07 ISO-OO SSO-OO /030 W 

085363 

O R 020856Z FEB 76 
FM AMEMBASSY AMMAN 
TO SECSTATE WASHDC IMMEDIATE 7141 
INFO USDOC IMMEDIATE 
AMEMBASSY ATHENS 
AMEMBASSY CAIRO 
AMEMBASSY ROME 
AMEMBASSY TEHRAN 

UNCLAS AMMAN 1158 

E.O. 11652: N/A 
TAGS: BCOM, JO 

SUBJECT: MAJOR PROJECTS: NEW AMMAN INTERNATIONAL AIRPORT 

REF: AMMAN 1053 

IN CONVERSATION WITH BECHTEL REPRESENTATIVES SUBSEQUENT TO AMMAN 
1053, WE HAVE LEARNED THAT WORDING OF PARA #5 MAY BE MISLEADING 
FOLLOWING RE-STATEMENT OF PARA #5 SHOULD CORRECT POSSIBLE MIS 
UNDERSTANDING RESULTING FROM OUR ORIGINAL WORDING: "MINISTRY 
OF TRANSPORT IN COLLABORATION WITH INTERNATIONAL BECHTEL, INC 
(MANAGERS) INTENT TO RETAIN SERVICES OF INTERNATIONALLY QUALIFIED 
AND EXPERIENCED CONTRACTOR IN LARGE SCALE CONCRETE STRUCTURES 
'WITH TOTAL WORLDWIDE ANNUAL CONSTRUCTION VOLUME’ OF NOT LESS THAN 
US $150 MILLION’, AND WHO ARE INTERESTED IN ' CONSTRUCTION OF 
INTERNATIONAL AIRPORT TERMINAL AND RELATED FACILITIES COMMENCING 
JUNE 19,1976 TO BE COMPLETED BY SEPTEMBER 1978." NEW 
CLARIFYING LANGUAGE IS INDICATED WITHIN SINGLE QUOTATION MARKS. 
PICKERING 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: AIRPORTS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 FEB 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976AMMAN01158 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760078-0955 
From: AMMAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760293/aaaaddvp.tel 

Line Count: 48 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 76 AMMAN 1053 

Review Action: RELEASED, APPROVED 

Review Authority: golinofr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 18 APR 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <17-Apr-2001 by golinofr>; RELEASED <18-Apr-2001 by golinofr>; APPROVED <18-Apr-2001 by golinofr> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECTS: NEW AMMAN INTERNATIONAL AIRPORT 
TAGS: ACOM, BEXP, JO, BECHTEL 
To: STATE 
Type: TE 
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